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REPORT  OF  THE  DEPUTY  MINISTER 
DEPARTMENT  OF  RAILWAYS  AND  TELEPHONES 


Edmonton,  Alberta,  January  1st,  1927. 

The  Honourable  Vernor  W.  Smith, 

Minister  of  Railways  and  Telephones, 

Edmonton,  Alberta. 

Sir, — I  have  the  honour  to  submit  herewith  the  Annual  Re¬ 
port  of  the  Railways  Branch  of  the  Department  of  Railways 
and  Telephones  for  the  year  ending  December  31st,  1926. 

The  year  which  has  just  closed  has  been  one  of  consider¬ 
able  activity  on  the  lines  owned  and  controlled  by  the  Province, 
the  activities  being  in  the  form  of  new  construction,  re-condi¬ 
tioning  works  and  the  operation,  maintenance  and  administration 
of  the  properties  of  the  various  Railway  Companies.  An  outline 
of  the  work  performed  on  these  lines  during  the  year  is  submit¬ 
ted  hereafter  under  the  heading  of  each  of  the  railways  concerned. 

Alberta  and  Great  Waterways  Railway 

Ties  to  the  number  of  67,900  were  renewed  during  the  season, 
25,600  of  these  being  placed  south  of  Lac  La  Biche,  and  42,300 
north  of  that  point.  Approximately  28,000  tie  plates  were  placed 
on  the  sharper  curves  between  Carbondale  and  Waterways. 

The  work  of  renewing  and  repairing  bridges  involved  an  ex¬ 
penditure  of  $6,458.32.  Fifty-eight  bents  were  entirely  re-driven 
and  considerable  repairs  were  made  to  bridges  at  various  points 
along  the  line.  It  was  also  found  necessary  to  renew  a  number 
of  the  old  wooden  culverts  and  thirty-four  of  these  culverts  were 
accordingly  dug  out  and  replaced  with  new  material. 

The  water  tank  formerly  located  at  Mile  256  and  which  had 
been  dismantled  and  removed  at  the  close  of  last  season,  was  re¬ 
erected  at  Waterways  early  in  January.  At  the  same  time  a 
pipe  line  450  feet  in  length  connecting  this  tank  with  the  Clear¬ 
water  River  was  laid,  and  this  water  supply  was  completed  and 
placed  in  operation  about  the  end  of  January. 

In  the  interest  of  operating  economy  it  was  considered  advis¬ 
able  to  remove  the  water  tank  at  Mile  224  to  some  location  which 
would  be  more  suitable  from  an  operating  standpoint.  Owing  to 
its  unsatisfactory  location  this  water  supply  had  rarely  been 
used  since  its  erection  in  the  year  1921.  The  tank  was  therefore 
dismantled  and  re-erected  at  Mile  252  where  a  good  supply  of 
water  was  obtainable,  and  which  met  operating  requirements 
satisfactorily.  A  short  pipe  line  was  laid  from  the  tank  to  the 
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source  of  supply,  and  the  pump  house  and  pumping  plant  were 
also  removed  from  Mile  224,  and  utilized  at  the  new  location. 

The  main  warehouse  track  at  Waterways  was  lengthened 
by  the  addition  of  about  550  feet  of  track  in  the  early  part  of  the 
season. 

A  standard  combination  loading-platform  and  one-pen  stock- 
yard  was  constructed  at  Excelsior  Siding.  Repairs  were  made 
to  station  platforms,  loading  platforms  and  stock  yards  at  Bon 
Accord,  Opal,  Boyle  and  Lac  La  Biche,  and  the  station-buildings 
at  Lac  La  Biche  and  Waterways  were  painted  during  the  course 
of  the  season. 

Various  additions  and  repairs  were  made  to  the  engine-house 
at  Edmonton  Yards,  and  a  tool  room  was  added  to  the  machine- 
shop  at  the  same  point.  An  extension  was  also  made  to  the 
warehouse  building  and  store  office  at  Edmonton  Yards. 

The  steady  growth  of  business  on  the  Alberta  and  Great 
Waterways  Railway  had  developed  the  need  for  a  heavier  type 
of  locomotive,  that  would  enable  the  increased  traffic  on  this 
line  to  be  handled  more  economically.  A  new  Decapod  type 
locomotive  having  a  tractive  effort  of  44,600  lbs.  was  purchased 
by  the  Company,  delivery  being  made  early  in  the  year.  A 
noticeable  reduction  in  transportation  costs  has  resulted  since 
this  engine  was  placed  in  service. 

Considerable  work  was  carried  out  on  the  equipment  of  this 
railway  during  the  year,  twenty-four  box  cars  and  two  gondola- 
cars  being  practically  rebuilt,  while  general  repairs  were  made 
to  two  flat  cars,  two  coaches,  two  work  cars,  one  caboose  car, 
and  one  baggage  car. 

Operating  revenues  of  the  Alberta  &  Great  Waterways  Rail¬ 
way  for  the  year  1926  amounted  to  $297,434.07,  as  compared 
with  $262,799.54  for  1925,  an  increase  of  $34,634.53.  This  in¬ 
crease  in  revenue  was  derived  mainly  from  freight  shipments 
resulting  from  the  development  of  the  salt  industry  in  the  vicinity 
of  Fort  McMurray  and  is  a  hopeful  indication  of  what  the  future 
holds  for  this  railway  as  the  natural  resources  of  the  territory 
served  by  it  are  developed  and  the  market  for  them  extended. 
It  should  be  observed  that  this  increase  of  revenue  of  $34,634.53 
was  accompanied  by  an  increase  in  operating  expenses  of  only 
$5,607.75  over  the  year  1925. 

The  year’s  operations  resulted  in  a  deficit  of  $21,405.35,  as 
compared  with  a  gross  deficit  of  $50,432.13  for  the  year  1925, 
an  improvement  of  $29,026.78. 

Lacombe  and  North-Western  Railway 

A  twenty-mile  extension  of  the  Lacombe  &  North-Western 
Railway  had  been  authorized  at  the  1925  session  of  the  Legisla¬ 
ture  (Chap.  54,  Stat.  1925)  and  an  additional  two  and  four-tenths 
miles  were  further  authorized  at  the  1926  session  (Chap.  63, 
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Stat.  1926)  the  extra  mileage  being  necessary  in  order  to  secure 
favorable  conditions  for  siding  and  townsite  locations. 

Approximately  fifty  per  cent  of  the  grading  required  on  this 
extension  had  been  completed  at  the  close  of  the  previous  season, 
and  this  work  was  resumed  as  soon  as  conditions  permitted  in 
the  Spring  of  1926.  Grading  operations  were  seriously  retarded 
by  the  unfavorable  weather  conditions  during  the  latter  part  ol 
the  season,  but  the  work  was  nevertheless  carried  to  completion 
in  sufficient  time  to  permit  of  track  being  laid  to  Breton,  the 
new  terminus  of  the  line,  by  November  30th,  1926.  Ballasting 
operations  were  also  undertaken  on  the  first  11  miles  of  track, 
most  of  the  ballast  material  being  obtained  from  the  Company’s 
gravel  pit  at  Mile  37.  Approximately  30,000  cubic  yards  of 
ballast  were  distributed  and  placed  in  the  track  between  Mile 
49.3  and  Mile  60.3. 

Side-tracks  were  laid  on  this  extension  at  the  following  points; 
Townlake  (Mile  55.1),  Winfield  (Mile  59.5),  Norbuck  (Mile  64.6), 
Breton  (Mile  71.4).  A  wye  track  was  also  installed  at  Breton. 

During  the  earlier  part  of  the  season,  the  Company’s  bridge 
and  building  forces  were  engaged  in  the  erection  of  the  bridges 
required  on  this  extension.  A  pile  trestle  of  six  bents  was 
erected  at  Mile  50.4,  a  19  bents  pile  trestle  at  Mile  59.0  and  a 
pile  and  frame  trestle  of  13  bents  at  Mile  69.6. 

A  permanent  water  station  consisting  of  22,500  gallons  en¬ 
closed  wooden  tank  was  installed  at  Mile  55.0,  an  ample  supply 
of  water  of  satisfactory  quality  being  obtained  from  Township 
Lake  by  means  of  a  pipe  line  about  600  feet  in  length. 

A  telephone  line  consisting  of  two  wires  supported  on  poles 
and  side-blocks  was  constructed  between  Hoadley  and  the  new 
terminus  at  Breton,  and  approximately  four  and  one-half  miles 
of  right-of-way  was  fenced  at  various  points  where  required, 
with  standard  five-strand  woven-wire  fencing. 

Portable  station-buildings,  12  ft.  x  32  ft.,  fitted  for  accomoda¬ 
tion  of  an  Agent,  with  portable  freight-sheds  adjoining,  were 
placed  at  both  Winfield  and  Breton.  A  portable  structure,  12  ft. 
x  32  ft.,  for  use  as  an  Agent’s  Dwelling,  was  also  placed  at  the 
latter  point.  Station-shelters  have  been  provided  at  Townlake 
and  Norbuck  Sidings. 

A  combination  loading-platform  and  one-pen  stockyard  was 
provided  at  Winfield  Siding,  and  a  combination  loading-platform 
and  two-pen  stockyard  was  constructed  at  Breton. 

A  private  spur,  380  feet  in  length,  was  installed  at  Mileage 
58.3,  while  private  sidings,  476  feet  and  686  feet  in  length  res¬ 
pectively,  were  constructed  at  Mileage  61.9  and  Mileage  68.1. 
These  sidings  and  spur-track  were  installed  for  the  purpose  of 
facilitating  lumber  shipments  from  various  sawmills  now  operat¬ 
ing  in  the  territory  served  by  the  new  extension,  and  it  is  antici¬ 
pated  that  the  lumber  industry  resulting  from  the  construction 
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of  this  extension  will  in  future  contribute  a  substantial  amount 
of  revenue  to  this  railroad. 


The  new  extension  was  opened  for  the  carriage  of  traffic 
December  8th,  1926,  and  a  mixed  freight  and  passenger  service 
has  since  been  inaugurated  between  Lacornbe  and  Breton. 

Turning  now  to  the  older  portion  of  the  railway  between 
Lacornbe  and  Hoadley,  it  was  found  necessary  to  distribute  ad¬ 
ditional  ballast  at  various  points  along  the  track,  which  prev¬ 
iously  had  only  been  partially  ballasted.  Approximately  5800 
cu.  yds.  of  ballast  was  distributed  and  placed  in  the  track 
during  the  season,  this  work  being  carried  on  at  the  same  time 
as  ballasting  operations  were  being  proceeded  with  on  the 
Breton  Extension. 

About  13,500  ties  were  renewed  during  the  season,  most  of 
these  renewals  being  required  between  Mile  0,  and  Mile  19. 

For  some  time  past  it  had  been  evident  that  in  order  to  take 
care  of  the  increased  traffic  on  this  railway,  and  at  the  same 
time  operate  more  economically,  a  more  efficient  locomotive  was 
necessary.  Delivery  of  a  new  Consolidation-type  locomotive, 
having  a  tractive  effort  of  37,400  lbs.  was  obtained  in  the  month 
of  August,  and  placed  in  service  immediately  thereafter.  A 
combination  passenger  and  baggage  car  was  also  added  to  the 
equipment  of  this  line. 

Operating  revenues  on  the  Lacornbe  &  North-Western  Rail¬ 
way  increased  from  $59,779.30  in  1925  to  $69,964.70  in  1926,  an 
increase  for  the  year  of  $10,185.40.  There  was  an  operating 
deficit  for  the  year  1926,  of  $4,046.96,  as  compared  with  a  gross 
deficit  of  $6,916.04  in  1925,  an  improvement  of  $2,869.08. 


The  Pembina  Valley  Railway 

The  construction  of  the  Pembina  Valley  Railway  was 
authorized  at  the  last  session  of  the  Legislature  (Chap.  62,  Stat. 
1926),  this  line  to  be  laid  out  “from  a  point  upon  or  near  the 
Edmonton,  Dunvegan  and  British  Columbia  Railway  in  town¬ 
ships  57,  58,  or  59,  ranges  26  or  27,  west  of  the  4th  Meridian, 
Province  of  Alberta,  in  a  general  westerly  or  north-westerly  direc¬ 
tion  to  a  point  in  townships  58  or  59,  range  4,  west  of  the  5th 
Meridian.”  The  Government  was  further  authorized  to  raise 
by  way  of  loan,  the  sum  of  $775,000.00  for  the  purpose  of  con¬ 
structing  this  railway  for  a  distance  of  twenty-seven  miles. 
The  necessary  surveys  were  undertaken  early  in  the  season,  and 
a  line  was  finally  located  from  Busby  on  the  Edmonton,  Dunveg¬ 
an  and  British  Columbia  Railway,  to  a  point  in  the  N.  E.  Vi 
Section  20,  Township  59,  Range  3,  West  of  the  Fifth  Meridian, 
where  suitable  conditions  were  obtainable  for  terminal  and  town- 
site  purposes. 

A  contract  for  the  grading  and  other  work  required  in  connec¬ 
tion  with  the  proposed  railway,  was  entered  into  and  work  was 
commenced  early  in  the  month  of  May.  It  was  the  intention 
to  complete  all  grading  before  the  close  of  the  season,  but  owing 
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to  the  extremely  wet  and  unfavorable  weather  conditions  after 
the  middle  of  August,  this  was  found  impossible  of  accomplish¬ 
ment,  About  391,000  cu.  yds.  of  material  were  excavated  dur¬ 
ing  the  year,  this  yardage  representing  about  eighty  per  cent 
of  the  estimated  total  yardage  in  the  work.  However,  the  grade 
was  sufficiently  completed  to  permit  of  track  being  laid  from 
Busby  to  the  Pembina  River  crossing,  at  Mile  19,  about  the  end 
of  the  year.  At  this  point  a  bridge  consisting  of  two  150-ft. 
Howe  Truss  Spans  is  necessary,  and  the  erection  of  this  struc¬ 
ture  will  be  proceeded  with  during  the  winter  months  in  order 
that  track-laying  operations  may  be  continued  during  the  com¬ 
ing  summer.  The  material  for  this  bridge  has  all  been  assem¬ 
bled  and  it  is  the  intention  to  proceed  with  the  erection  of  these 
spans  without  delay. 

A  water  station  consisting  of  a  10,000  gallon  enclosed  wooden 
tank  supplied  from  a  well  has  been  installed  at  Busby. 

About  twelve  miles  of  right-of-way  was  fenced  during  the 
season,  and  material  has  been  assembled  at  Busby  for  the  erec¬ 
tion  of  a  two-wire  telephone  line  next  season. 

All  track  material  necessary  to  complete  this  line  to  Mile 
2G.5  the  proposed  terminal  point,  is  now  on  hand  at  Busby  in 
readiness  for  the  resumption  of  track-laying  operations  during 
the  coming  summer. 

The  ouarter-section  upon  which  the  proposed  terminus  of  this 
railway  is  to  be  located  has  been  acquired  by  the  Government 
and  an  area  of  about  twenty-six  acres  subdivided  for  townsite 
purposes  therein.  This  townsite  has  been  named  Barrhead,  and 
the  lots  will  be  placed  on  sale  early  in  the  present  year. 

The  sum  of  $428,601.70  has  been  advanced  to  date  by  the 
Government,  for  the  construction  of  the  Pembina  Valley  Rail¬ 
way,  and  of  this  amount  $421,960.05  has  been  expended. 

The  Edmonton,  Dunvegan  and  British  Columbia  Railway 

Central  Canada  Railway 

In  anticipation  of  the  possible  assumption  of  control  by  the 
Province  of  the  Edmonton,  Dunvegan  and  British  Columbia  and 
Central  Canada  Railways,  the  sum  of  $432,500.00  was  author¬ 
ized  at  the  last  session  of  the  Legislature  (Chap.  61,  Stat.  1926), 
by  way  of  loan  to  these  two  Railway  Companies,  this  amount 
to  be  advanced  to  the  Minister  of  Railways  of  the  Province,  as 
agent  of  the  companies,  for  the  purpose  of  making  such  capital 
expenditures  as  might  be  necessary,  and  undertaking  whatever 
re-conditioning  or  other  contingent  works  that  would  appear 
advisable.  Of  the  above-mentioned  amount,  the  sum  of 
$73,594.17  has  been  expended  for  the  purchase  of  passenger 
train  cars  and  caboose  cars  for  the  Edmonton,  Dunvegan  &  B.  C. 
Railway,  and  a  further  sum  of  $12,115.72  was  expended  for  re¬ 
conditioning  of  equipment,  roadway  and  structures.  On  the 
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Central  Canada  Railway  an  amount  of  $2,472.88  was  expended 
for  re-conditioning  equipment  and  structures. 

The  Lease  Agreement  under  which  these  two  railways  had 
been  operated  and  managed  since  July  20th,  1920,  was  terminated 
by  the  Province  of  Alberta  on  November  10th,  1926,  and  the 
control  of  these  companies  has  rested  entirely  in  the  Province 
since  that  date.  Certain  necessary  repairs  were  undertaken 
and  various  improvements  carried  out  by  the  new  management 
during  the  balance  of  the  season,  and  a  brief  summary  of  the 
work  performed  follows. 

Bridge  repairs  were  carried  out  at  Miles  296,  304,  Mile  4.6 
Grande  Prairie  Branch,  and  Mile  44.8  Central  Canada  Railway. 
Six  timber  culverts  were  replaced  with  new  material  and  two 
other  timber  culverts  were  replaced  with  corrugated  galvanized 
iron  pipes. 

Ties  to  the  number  of  1,726  were  renewed  in  the  short  time 
available  before  freeze-up.  Approximately  5,700  tie  plates 
were  placed  on  those  curves  which  had  previously  given  trouble 
due  to  spreading  track. 

A  storage  track  936  feet  in  length  was  laid  at  McLennan,  and 
repairs  were  made  to  water  supplies  at  Jarvie,  Smith,  Kinuso, 
Peace  River  and  Strong  Creek. 

The  coal  docks  at  Westlock,  Smith  and  McLennan  were 
repaired  and  132  feet  added  to  the  coal-dock  at  Rycroft. 

For  the  past  several  years  an  agreement  for  the  interchange 
of  freight  traffic  at  Edmonton  has  been  in  effect  between  the 
Alberta  &  Great  Waterways  Railway,  and  the  Canadian  National 
Railways.  On  November  11th  last  this  arrangement  was  can¬ 
celled,  and  new  agreements  for  the  interchange  of  traffic  were 
entered  into  with  the  Canadian  National  Railways  which  include 
the  Edmonton,  Dunvegan  &  B.C.  Railway,  the  Central  Canada 
Railway,  the  Central  Canada  Express  Company,  and  the  Alberta 
&  Great  Waterways  Railway.  The  new  agreements  also  provide 
for  running  rights  for  all  Edmonton,  Dunvegan  &  B.  C.  and 
Alberta  &  Great  Waterways  passenger  trains  over  the  tracks  ot 
the  Canadian  National  Railway  from  E.  D.  &  B.  C.  Junction  to 
the  Canadian  National  Railways  passenger  depot  in  the  City 
of  Edmonton. 

As  all  the  Provincial  railways  are  now  under  the  same  man¬ 
agement,  it  was  decided  to  vacate  the  offices  formerly  occupied 
by  the  Alberta  &  Great  Waterways  and  Lacombe  &  North-West¬ 
ern  Railway  Companies  and  consolidate  the  staff  of  those  com¬ 
panies  with  that  of  the  Edmonton,  Dunvegan  &  B.  C.  Railway 
Company.  This  change  was  effected  immediately  the  agree¬ 
ment  with  the  former  management  terminated,  and  a  consider¬ 
able  saving  has  resulted  from  this  consolidation  of  offices : 

I  append  hereto  the  following  schedules: 
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Schedule  "A”, — Statement  of  Railway  Mileage  of  Alberta, 

1905-1926. 


Schedule  “B”, — Statement  of  Railway  Mileages  of  the  Western 

Provinces,  1925-1926. 

Schedule  “C”, — Statement  of  Guaranteed  Railway  Securities 

authorized  by  the  Provincial  Legislature. 

Schedule  ‘*D”, — Statement  of  Issued  Railway  Securities  guaran¬ 
teed  by  the  Province  of  Alberta. 

Schedule  ‘  E”, — Statement  of  Railway  Companies  incorporated 

by  Statutes  of  the  Province  of  Alberta 
from  1905  to  1926  inclusive. 


I  have  the  honour  to  be,  Sir, 

Your  obedient  servant, 

John  Callaghan, 

Deputy  Minister. 


12 


DEFARTMENT  OF  RAILWAYS 


SCHEDULE  “A” 


STATEMENT  OF  RAILWAY  MILEAGE  OF  ALBERTA 

1905-1926 


1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 


Canadian  Pacific  Railway  . 

Canadian  Pacific  Railway  . 
Canadian  Northern  Railway 


Canadian  Pacific  Railway  . . 

Canadian  Northern  Railway  . 

Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Edmonton,  Dunvegan  &  B.  C.  Railway 

Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Edmonton,  Dunvegan  &  B.  C.  Railway 


Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Edmonton,  Dunvegan  &  B.  C.  Railway 
Alberta  &  Great  Waterways  Railway 


Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Edmonton,  Dunvegan  &  B.  C.  Railway 
Alberta  &  Great  Waterways  Railway 
Central  Canada  Railway  . 

Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Edmonton,  Dunvegan  &  B.  C.  Railway 
Alberta  &  Great  Waterways  Railway 
Central  Canada  Railway  . 


Canadian  Pacific  Railway  . 

Canadian  Northern  Railway  . 

Grand  Trunk  Pacific  Railway  . 

Edmonton,  Dunvegan  &  B.  C.  Railway 
Alberta  &  Great  Waterways  Railway 

Central  Canada  Railway  . 

Lacombe  &  Blindman  Valley  E.  Railway 


1060 

Total  Mileage 

1060 

1061 

178 

1239 

1106 

220 

1326 

1106 

220 

40 

1366 

1156 

220 

129 

1505 

1269 

220 

293 

1782 

1387 

329 

384 

2100 

1480 

912 

638 

25 

3055 

1638 

1171 

707 

131 

3647 

1887 

1188 

707 

240 

75 

4097 

1909 

1247 

707 

337 

175 

48 

4423 

1920 

1250 

707 

408 

223 

40 

4557 

1920 

1193 

643 

408 

272 

49 

20 

4505 
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SCHEDULE  “A”—  {Continued) 


1918  Canadian  Pacific  Railway  .  1920 

Canadian  Northern  Railway  .  1195 

Grand  Trunk  Pacific  Railway  .  640 

Edmonton,  Dunvegan  &  B.  C.  Railway  408 

Alberta  &  Great  Waterways  Railway  287 

Central  Canada  Railway  .  49 

Lacombe  &  Blindman  Valley  E.  Railway  20 

1919  Canadian  Pacific  Railway  .  1920 

Canadian  National  Railways  .  1306 

Grand  Trunk  Pacific  Railway  .  640 

Edmonton,  Dunvegan  &  B.  C.  Railway  408 

Alberta  &  Great  Waterways  Railway  294 

Central  Canada  Railway  . .  . .  49 

Lacombe  &  North-Western  Railway  33 

1920  Canadian  Pacific  Railway  .  1921 

Canadian  National  Railways  .  1361 

Grand  Trunk  Pacific  Railway  .  640 

Edmonton,  Dunvegan  &  B.  C.  Railway  408 

Alberta  &  Great  Waterways  Railway  284 

Central  Canada  Railway  .  49 

Lacombe  &  North-Western  Railway  33 

.1921  Canadian  Pacific  Railway .  1974 

Canadian  National  Railways  .  1373 

Grand  Trunk  Pacific  Railway  .  643 

Edmonton,  Dunvegan  &  B.  C.  Railway  408 

Aliberta  &  Great  Waterways  Railway  282 

Central  Canada  Railway  .  72 

Lacombe  &  North-Western  Railway  .  37 

1922  Canadian  Pacific  Railway  .  1993 

Canadian  National  Railways  .  1363 

Grand  Trunk  Pacific  Railway  .  611 

Edmonton,  Dunvegan  &  B.  C.  Railway  408 
Alberta  &  Great  Waterways  Railway  282 

Central  Canada  Railway  .  72 

Lacombe  &  North-Western  Railway  .  49 

1923  Canadian  Pacific  Railway  .  1994 

Canadian  National  Railways  .  1973 

Edmonton,  Dunvegan  &  B.  C.  Railway  408 

Alberta  &  Great  Waterways  Railway  282 

Central  Canada  Railway  .  72 

Lacombe  &  North-Western  Railway  .  49 

1924  Canadian  Pacific  Railway  .  2009 

Canadian  National  Railways  .  1974 

Edmonton,  Dunvegan  &  B.  C.  Railway  423 

Alberta  &  Great  Waterways  Railway  282 

Central  Canada  Railway  .  85 

Lacombe  &  North-Western  Railway  .  49 

1925  Canadian  Pacific  Railway  .  2076 

Canadian  National  Railways  .  2085 

Edmonton,  Dunvegan  &  B.  C.  Railway  423 

Alberta  &  Great  Waterways  Railway  286 

Central  Canada  Railway  .  85 

Lacombe  &  North-Western  Railway  .  49 

1926  Canadian  Pacific  Railway  .  2078 

Canadian  National  Railways  .  2117 

Edmonton,  Dunvegan  &  B.  C.  Railway  423 

Alberta  &  Great  Waterways  Railway  286 

Central  Canada  Railway  .  85 

Lacombe  &  North-Western  Railway  .  72 
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Total  Mileage 


4519 


4650 


4696 


4789 


4778 


4778 


4822 


5004 


5061 
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SCHEDULE  “B” 

STATEMENT  OF  RAILWAY  MILEAGE  OF  THE  WESTERN 

PDOVINCES,  1925-1926. 


Ontario 


West  of  Port  Arthur 


December  31st  December  31st 
1925.  192G. 


Canadian  Pacific  Railway  .  . 
Canadian  National  Railways 


334 

789 

-  1123 


334 

790 

-  1124 


Manitoba 


Canadian  Pacific  Railway  .  . 
Canadian  National  Railways 
Great  Northern  Railway  .  . 


1739 

2657 

237 


4633 


1766 

2679 

160 


4605 


Saskatchewan 


Canadian  Pacific  Railway  .  3341 

Canadian  National  Railways .  3709 


7050 


3442 

3829 


7271 


Alberta 


Canadian  Pacific  Railway  . 

Canadian  National  Railways  . 

Edmonton,  Dunvegan  &  B.  C.  Railway 
Alberta  &  Great  Waterways  Railway  .  . 

Central  Canada  Railway  . . 

Lacombe  &  North-Western  Railway  .  . 


2076 

2085 

423 

286 

85 

49 

-  5004 


2078 

2117 

423 

286 

85 

72 

-  5061 


British  Columbia 


Canadian  Pacific  Railway  . 

1345 

1345 

Canadian  National  Railways  . 

1423 

1430 

Great  Northern  Railway  . 

421 

399 

Pacific  Great  Eastern  Railway  . 

395 

395 

Kettle  Valley  Railway  . 

329 

329 

— 

3913 

Total  Mileage 


21,723 


21,959 
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SCHEDULE  “C” 

STATEMENT  OF  GUARANTEED  RAILWAY  SECURITIES 
AUTHORIZED  BY  THE  PROVINCIAL 
LEGISLATURE 

Canadian  Northern  Railway 


Authorized 

Guarantee 

Mileage 

Mileage 

Line  of  Railway 

per  Mile 

Authorized 

Completed 

From  Strathcona  via  Camrose  and 
Calgary  to  Lethbridge  . 

$15,000 

355 

230 

From  Camrose  to  Vegreville  . 

15,000 

50 

46.44 

From  crossing  second  above  line 
and  Little  Bow  south  via  Mac- 
leod  to  International  Boundary 

15,000 

110 

Nil 

From  near  Macleod  to  western 
boundary  . 

15,000 

65 

Nil 

From  near  Cardston  to  western 
boundary  . 

15,000 

35 

Nil 

From  Calgary  via  Cochrane  to  the 
east  side  of  Rocky  Mountain 
Park  . 

15,000 

50 

Nil 

From  near  Morinville  easterly  .... 

15,000 

40 

Nil 

From  Morinville  to  Athabasca  Land¬ 
ing  . 

15,000 

72.3 

72.3 

From  Mile  175  of  the  Goose  Lake  to 
Munson  . 

15,000 

127.5 

127.5 

Canadian  Northern  Western  Railway 

From  Athabasca  Landing  to  Fort 
McMurrav  . 

$15,000 

175 

Nil 

From  first  above  line  east  to  Lac 
La  Biche  . 

15,000 

40 

Nil 

From  Athabasca  Landing  north  of 
Lesser  Slave  Lake  to  Peace 
River  Crossing  . 

15,000 

100 

Nil 

From  Onoway  northwest  to  Pine 
River  Pass  . 

20,000 

250 

72.4 

From  Oliver  northeast  to  St.  Paul 
de  Metis  . . 

18,000 

100 

100 

From  Bruderheim  via  Vermilion, 
Wainwright  and  Medicine  Hat 
to  International  Boundary  with 
A  branch  northwest  of  Vermilion 
to  eastern  boundary  . 

13,000 

200 

50.25 

From  Calgary  northwest  to  Brazeau 
Line  . 

13,000 

100 

Nil 

From  Camrose  southeast  . 

13,000 

80 

59.7 

From  Strathcona  southwest  via 
Cochrane  to  Pincher  Creek  .  .  . 

15.000 

100 

1.29 

From  Blackfalds  to  Goose  Lake  Line 

13,000 

118.5 

60.60 

From  Blackfalds  west  to  Brazeau 
River  .  . . 

2i5,000 

114.07 

114.07 

Grand  Trunk  Pacific 

Branch  Lines 

Company 

From  Tofield  to  Calgary  . 

$15,000 

201.5 

201.5 

From  Bickerdike  southwesterly  .  . 

20,000 

58 

58 
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DEPARTMENT  OF  RAILWAYS 


SCHEDULE  “C”—  (Continued) 


Edmonton,  Dunvegan  and  British  Columbia  Railway 


Line  of  Railway 


Authorized 
G uar ante e 
per  Mile 


From  Edmonton,  northwest  via  Dun- 

vegan  to  western  boundary  .  .  $20,000 

From  Spirit  River  to  Grande  Prairie  20,000 


Mileage  Mileage 
A  uthorized  Completed 


411  358 

60  50 


Alberta  &  Great  Waterways  Raiiavay 

From  Edmonton  to  a  point  at  or 
near  Fort  McMurray  (including 

sidings)  .  $  20,000  350 

Terminals  .  400,000 

Central  Canada  Railway 

From  McLennan  to  Feace  River 

and  west  .  $  20,000  100 

From  a  point  on  the  Edmonton, 

Dunvegan  &  B.  C.  Railway  to 

Grouard  .  20,000  14 


300 


49 


Nil 


Lacombe  &  Blindman  Valley  Elec.  Railway 
From  Lacombe  west  .  $  7,000  39.10  39.10 


SCHEDULE  “D” 


STATEMENT  OF  ISSUED  RAILWAY  SECURITIES 
GUARANTEED  BY  THE  PROVINCE  OF 

ALBERTA. 


Par  Value 

Interest 

Year  II 

Railway 

of  Securities 

Rate 

Due 

Canadian  Northern  Railway  .... 
Canadian  Northern  Western  Rail- 

$9,726,364.24 

4% 

1939 

way  . 

6,424,000.00 

4% 

1942 

2,799,997.73 

4V2% 

1943 

Grand  Trunk  Pacific  Branch  Lines 

2,430,000.00 

4% 

1939 

Edmonton,  Dunvegan  &  B.  C. 

1,159,596.00 

4% 

1942 

Railway  . , . 

7.000,000.00 

4% 

1942 

Alberta  &  Great  Waterways  Rail- 

2,420,000.00 

4  y2% 

1944 

way  . 

7,400,000.00 

5% 

1959 

Central  Canada  Radway  . . 

2,000,000.00 

5% 

Lacombe  &  North-Western  Railway 

273,700.00 

5%- 

1943 
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SCHEDULE  “E” 


STATEMENT  OF  RAILWAY  COMPANIES  INCORPORATED 
BY  STATUTES  OF  THE  PROVINCE  OF  ALBERTA 
FROM  THE  YEAR  1905  TO  THE  YEAR 
1926  INCLUSIVE 


Name 

Alberta  &  Great  Waterways 
Railway  Company  . 


Alberta  Metropolitan  Railway 

Company  . . 

Alberta  Midlands  Railway 

Company  . 

Alberta  North-Western  Railway 
Company  . . . 


Alberta  Oil,  Coal  and  Wheat 

Railway  Company  . 

Alberta  Pacific  Railway  Company 
Alberta  Southern  Railway  Com¬ 
pany  . 

Alberta  Saskatchewan  Central 

Railway  Lines  . 

Alberta  Western  Railway 

Company  . 

Alberta-Hudson’s  Bay  Railway 

Company  . 

(See  High  River  &  Hudson’s  Bay 
Railway  Company) 
Athabasca  &  Fort  Vermilion  Rail¬ 
way  Company  . 

Athabasca  Valley  Railway  Com¬ 
pany  . 


Bassano  Electric  Railway  Com¬ 
pany  . 

Bassano  &  Bow  Valley  Railway 

Company  . 

Bow  River  Collieries  Railway 
Company  . 

Brule  Lake  Railway  Company  .  .  . 

Burmis-Carbon  Railway  Company 
Calgary-Knee  Hill  Railway  Com¬ 
pany  . 

Calgary  Petrol  Interurban  Rail¬ 
way  Company  . 

Calgary  South-East  Electric  Rail¬ 
way  Company  . 


Author  izing  A  men  ding 

Statute  Acts 


1909, 

Ch. 

46 

1909, 

Ch. 

16  &  46 

1910  i 

(2)  C 

h.  9  < 

&  11 

1913 

(2)  Ch.  6, 

S.  1 

1915, 

Ch. 

2,  S 

1.  10 

1911- 

1912, 

Ch. 

09 

OO 

1913, 

(1), 

Ch. 

47 

1909, 

Ch. 

45. 

1906, 

Ch. 

53 

1908, 

Ch. 

29 

1909, 

Ch. 

47 

1910 

(2), 

Ch. 

46 

1913 

0)  ( 

'h. 9, 

S.l  4 

1906, 

Ch. 

48 

1909, 

Ch. 

51 

1910 

(2), 

Ch. 

47 

1912, 

Ch. 

30 

1906, 

Ch. 

52 

1910 

(1), 

Ch. 

18 

1910 

(2), 

Ch. 

53 

1915, 

Ch. 

33 

1911- 

1912, 

Ch. 

31 

1913 

(2) 

Ch. 

41 

1914 

Ch. 

35 

1917, 

Ch. 

51 

1911- 

1912, 

Ch. 

38 

1913 

(2)  C 

!h.2  i 

3.  2 

1915, 

Ch. 

34 

1908, 

Ch. 

28 

1910 

(1), 

Ch. 

21 

1913 

(1), 

Ch. 

45 

1913 

(1), 

Ch. 

41 

1915, 

Ch. 

35 

1917, 

Ch. 

52 

1924, 

Ch. 

47 

1907, 

Ch. 

26 

1909, 

Ch. 

41 

1913 

(2), 

Ch. 

42 

1911- 

1912, 

Ch. 

37 

IS 


DEPARTMENT  OF  RAILWAYS 


SCHEDULE  “E” — (Continued) 


Authoriz, 

in  a 

A 

mending 

Name 

Statute 

Actt 

► 

Calgary  &  South-Western  Rail- 

way  Company  . 

1918, 

Ch. 

57 

1921, 

Ch. 

71 

1923, 

Ch. 

61 

1925, 

C/h. 

70 

1926, 

Ch. 

74 

Calgary,  Carbon  &  Red  Deer  Rail- 

way  Company  . 

1911- 

1912, 

,  Ch 

.  32 

(See  Knee  Hill  Railway) 

Canadian- American  Collieries  Ltd. 

1923, 

Ch. 

68 

1925, 

69 

Canadian  Northern  Western  Rail- 

wey  Company  . 

1910 

(2), 

Ch. 

48 

1911- 

1912, 

Ch. 

29 

1913, 

•(1), 

Ch. 

40 

1915, 

Ch. 

2,  S. 

8 

Carbon  Hill  Railway  Company  .  „ 

1908, 

Ch. 

39 

1910 

(1), 

Ch. 

20 

Canmore  Railway  Company  .... 

1916, 

Ch. 

43 

Central  Canada  Railway  Company 

1913 

(1), 

Ch. 

46 

1914, 

Ch. 

30 

1915, 

Ch. 

36 

1917, 

Ch. 

53 

Chestermere  &  Calgary  Suburban 

Railway  Company  . 

1910 

(2), 

Ch. 

52 

1913 

O), 

Ch. 

49 

1914, 

Ch. 

34 

Chinook  Railway  Company  . 

1913 

(1), 

Ch. 

39 

Cochrane  &  South-Western  Rail- 

way  Company  . 

1911- 

1912, 

Ch. 

34 

Crow’s  Nest  Pass  Street  Railway 

Company . 

1911- 

1912, 

Ch. 

41 

Crow’s  Nest  &  Prairie  Electric 

Railway  Company  . 

1907, 

Ch. 

28 

Crow’s  Nest  &  Tent  Mountain 

Railway  Company  .  . .  . . 

1917, 

Ch. 

54 

Diamond  Railway  Company  .... 

1917, 

Ch. 

25 

Edmonton  &  Athabasca  Railway 

Company  . 

1906, 

Ch. 

51 

Edmonton  Interurban  Railway 

Company  . 

1910 

(2), 

Ch. 

49 

1911- 

1912, 

Ch. 

36 

Edmonton  North-Western  Radial 

Railway  Company  . 

1914, 

Ch. 

32 

Edmonton  Radial  Tramways  .... 

1908, 

Ch.  ; 

33 

1 909, 

Ch. 

28 

Edmonton,  Stony  Plain  &  Wab- 

1911- 

1912 

Ch. 

68, 

S. 

11 

amun  Railway  Company  . 

1913 

(D, 

Ch. 

54 

1915, 

Ch. 

37 

Elbow  River  Suburban  Railway 

Company  . 

1913 

(i), 

Ch. 

51 

1915, 

Ch. 

38 

High  River  &  Hudson’s  Bay 

Railway  Company  . 

1910 

(2), 

Ch. 

51 

1913 

(1), 

Ch. 

42 

1914, 

Ch. 

33 

1916, 

Ch. 

42 

1917, 

Ch. 

55 

Alberta-Hudson’s  Bay  Railway 

Company  . 

1920, 

Ch. 

48 

Knee  Hill  Railway  Company  .... 

1907, 

Ch. 

27 

1911- 

1912, 

,  Ch. 

32 

Kootenay.  Alberta  &  Athabasca 

Railway  Company  . 

1906, 

Ch. 

49 

Kootenay  &  Alberta  Railway 

Company  .  . .  . . 

1909, 

Ch. 

44 

Lacombe  and  Blindman  Valley 

Electric  Railway  Company  . . . 

1909, 

Ch. 

48 

1910 

(2), 

Ch. 

55 

1913 

(1), 

Ch. 

53 

1917, 

Ch. 

23 

1919, 

Ch. 

29 
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SCHEDULE  “E” — (Continued) 


Name 


Authorizing 

Statute 


A  mend  ing 
A  eta 


Lacombe  &  North-Western  Rail¬ 
way  Company  . 

Lacombe  &  Brosseau  Railway 

Company  . 

Lacombe,  Bullockville  &  Alix 
Electric  Railway  Company  .... 
Lethbridge  Radial  Tramway 

Company  . 

Lnscar  Collieries,  Ltd . 

Magrath  Railway  Company  . 

Maharg  Electric  Railway  Company 
Medicine  Hat  Electric  Railway 

Company  . 

Medicine  Hat  Central  Railway 

Company  . . 

Medicine  Hat  &  Southern  Rail¬ 
way  Company  . 

Medicine  Lake  Collieries  Railway 
Peace  River  &  Great  Western 

Railway  Company  . 

Pincher  Creek,  Cardston,  Montana 

Railway  Company  . 

Pincher  Creek  &  Southern  Rail¬ 
way  Company  . 

Red  Deer  Railway  Company  .... 
Red  Deer  Valley  Railway  Company 
Royal  Collieries  Railway  Company 
Smoky  Valley  &  Peace  River  Rail¬ 
way  Company  . 

South-East  Calgary  Electric  Rail¬ 
way  Company  . 

Southern  Alberta  Railway  Company 
Strathcona  Radial  Tramway  .... 

Strathcona  Central  Railway  Com¬ 
pany  . 

Taber  Transit  Company  . 

Tramways  Limited  . 

Vermilion  &  Cold  Lake  Railway 
Company  . . 


1921, 

Ch. 

55 

1910 

(1), 

Ch. 

19 

1^09, 

Ch. 

49 

1910 

(2), 

Ch. 

54 

1907, 

Ch. 

30 

1913 

(1), 

Ch. 

52 

1921, 

Ch. 

78 

1911- 

1912, 

Ch. 

35 

1911- 

1912, 

Ch. 

39 

1911- 

1912, 

Ch. 

40 

1919, 

Ch. 

60 

1913 

(1), 

Ch. 

5<»' 

1924, 

Ch. 

46 

1910 

(2), 

Ch. 

50 

1913 

U), 

Ch. 

38 

190$, 

Ch. 

48 

1909, 

Ch. 

51 

1909, 

Ch. 

38 

1907, 

Ch. 

29 

1909, 

Ch. 

39 

1917, 

Ch. 

56 

1909, 

Ch. 

37 

1915, 

Ch. 

39 

1911- 

1912, 

Ch. 

37 

1909. 

Ch. 

40 

N.  W 

’.  T. 

1906, 

Ch. 

45 

1904, 

Ch. 

34 

1907, 

Ch. 

31 

1909, 

Ch. 

42 

1913 

(1), 

Ch. 

44 

1914, 

Ch. 

2, 

s.  : 

1916, 

Ch. 

41 

1913 

(1), 

Ch. 

48 

1906, 

Ch. 

50 

1907, 

Ch. 

24 
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